Approved For Release 2003/02/27 : CIA-RDP81B0§879R001000130035-3 


ChG6 344-64 
Capy_gofs 
23 Jemary 1964 25X14 


MEMORANDUM FOE THE RECORD 
SUBJECT : J5& Development Test tlouwr Status hequested by PAA 


1. The following bas been requested of Fratt © Vhitney 
25X1A by 


a. Total full scele J3f (JTLL) engine test hours 
sceumulated to date. 


b. Total J5@ (ITLL) full seale engine and compreseor 

ment test hours accumilated to date at simulated 
supersonic flight conditions. (List hours versus each 
significant mach number condition.) 


2. Ag far ag Headquarters knows, the followiag infor- 
mation has been made available to certain USA! and Ravy 
persomel in “confidential” semi-annual progress reports 
covering the period through April 1962: 


| Total J34 engine tast hours 3335 
J568 engine test hours at or above 
Mach 1.3 $28 
Mach 2.0 261 
Mach 2.5 5? 
Magh 3.0 23 
Lokartps Sots the engine with Mach 3,2 environmental 
condi t at the engine inlet has been conducted. 


3. At present, Headquarters records indicate that the 
J58 development statua is: 


Total J58 t test hours 11,226 
STL1D-20 eng: test hours 3,296 
JTLID-20 engine hours at or shove Mach 7.0 1,947 
JSTLL0-20 engine hours at or above Mach 7.0 1,315 
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Relating this status to previous ine programs auch as the 
357 pg 375, it becomes apparent that the J5#/JTL1 program is 
in the vicinity of a 150 5 Miastion ovuelification Test. 


peer 


Robert ASH/OSAtep (23 Jamary 1964) 
Dietrin ¥ 
Cy 1 & : - py ae 


6 «~ SS/OSA 
7 ~ ASH/OSA (chrons) 
8 » RB/OSA 
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